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BILL NO. S-76-04-^ j 


SPECIAL ORDINANCE NO. 




AN ORDINANCE approving Change 
Order No. 1 in connection with 
Water Contract 76-XP-l (A). 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY 
OF FORT WAYNE, INDIANA: 

SECTION 1. That Change Order No. 1 to Clow 
Corporation in connection with Water Contract 76-XP-l (A) 
for Goshen Road Feeder in the amount of $310.04, as set 
out in the specifications, is hereby in all things ratified, 
confirmed and approved. 

SECTION 2. This Ordinance shall be in full force 
and effect from and after its passage and approval by the 
Mayor. 



Councilman 


IMPROVED/SS TO FORM 
ANDUEGALITy,.-- 









Read the first tine in full and rn rr.otion by > seconded by-. 

I 


and duly adopted, read the second tine by title and referred 

_ ( ct ; i d ~ ^! I t *-^44y-£la-Q 


to the Cor'oiittee on 

CennTr ss-ion ior Te^onnendation) and hubihc Hearino lu- b^ - beld notice> 

at tbtTTounci 1 Chambers, City-County Suildina, Fort l.'eyns, 

"day o7” 





Read the third time in full and on notion by_ » 

seconded by _, and duly adopted^ placed on its passape._ /•' 

Passed by the follov/inn vote: - ' . 


TOTAL VOTES 


a □ 


. 


HINGA 




HUNTER 




MOSES 




NUCKOLS 




SCH.MIDT, 

D. 



SCHMIDT, 

V. 



STIER 




TALARI CO 


. 




TO-HIT 


• date:___4z^i^LZ::_7^ 



Passed and adopted bj/ the Common Ccuncil of tns City of rort- Hayne, Indiana, 
as (Zoadj^ap) (Gen^^^al) (Anne/atdon) {Sp'-ziaVj -Ordinance 

on the_ d ay 

EST: (SH;--) 


Mayor of fne Cit'/ r,r Fdrt~tLVC-n'6 V'lncTi ana 

, 1 97 , at the hour of //•' * cl ocL 


CfiY CUTdr 














































































Bill No. 5^76^04^31 


BEPORT OF THE COMMITTEE ON PUBLIC WORKS 

We, your Conunittee on Public Worls __ to whom was referred an Ordinance 

approving Change Order No. 1 in.connection with Water Contract 76-XP-1 (A). 


have had said. Ordinance under consideration and beg leave to report back to the Common 
Council that said Ordinance _ PASS. 


Winfield C. Moses, Jr. - Chairman 





±21 


'jip CONCURRED IN 

--.CHARLES VV. VV'ESTER>1\N, CITY GLiRiC 


































C'^nge Order No, 
Project No, 

Name of Proje 


CK.\NC-E ORDER 

^OTED 






ResoTution No. ~ 

Board Order No. 138-74 
16, 1-976 


To: 


CLOW CORPORATION 


(Contractor) 


-e-ttr- 


!'-WR3i ,/6 \ 




You are hereby requested to comply 
and specifications: 


D ^;.Q3. 

w^ilirTftH--£T>llowing changes from the contract plans 


T-em 


Description of Chan.ge 


Change in Co 

intract Price 

No. 


Description 

Unit Price 

Decrease 

Increase 

1 

8.2 LF 

12" Ductile Iron Pipe 

9.41 

77.71 


2 

8.95 LI 

8" Ductile Iron Pipe 

6.22 

55.67 


3 

49.9 LF 

6" Ductile Iron Pipe 

4.04 

201.60 


6 

1 Each 

12" X 6" M.J. Tee 

186.62 


186.62 

15 

1 Each 

12" plug 

35.11 


• 35.11 


1 Each 

8" Tapped Plug 

42.25 


42.25 


100 Each 

3/4"x3i5" Tee Hd. Nuts & Bolts 

0.90 


90.00 


100 Each 

3/4" X 4" Tee Hd. Nute & Bolts 

1.00 

- 

100.00 


30 Each 

12" M.J. Lead Tipped Gaskets 

6.35 


190.50 

























Total Decrease 

Total Increase 

334.44 



644.48 


Net (Increase) Contract Price 


310.04 


The sum of $_ 


is hereby (added to) 


and the final contract price shall be adjusted as fellows: 


: the total contract price 


Original Contract Price $ 

Current Contract Price Adjusted by Previous Change Order $ 

New Contract Price Including This Change Order $ 98,513.16 


pletion in the contract for this project is (unchanged) (jixsoceasedp 
calendar days due to this Change Order. The date for completion 
Furthermore, this document shall become an 


by: _lChiel 




provisions of the contract shall apply hereto. 






P* (Contractor) Dat e 




Engineer) Dat e 3/ ^P&> 


(Owner) Date_ 








Attested by:_ 




(Clerk) Date_ 


VA'/7^ 


































































1 


Change Order No._ 

Resolution No._ 

Board Order No._ 

REQUEST AM3 JUSTIFICATION FOR CHANGE 


1. Necessity for change; ^^lange order to equate contract amount with 

value of materials actually supplied. 


2. Will proposed change alter size of the project? Yes_ No_^ 

If yes, explain 


3. Affect on operation and maintenance cost of this project: 
None 


T. L. Atherton 


Project Engineer 



























3 / 5 ^ 

TITLE OF ORDIMAMCE special ordinance - Change Order #1 of Clow Corp. on Goshen Road Feeder 
—— - ^ —Main 

DEPARTf'BIT REQUESTING ORDINANCE Board of Pubiic works ^ _ 

SYNOPSIS OF ORDINANCE ordinance covers Change Order #1 of Clow Corporation In . 

amount of $310.04 provides for furnishing of additional miscellaneous pipe 

and fittings needed to complete Installation of the Goshen Road Feeder Main. 

-Water Contract 76-XP-l (A) which was ratified under Special Ordinance S-115-75. 


EFFECT OF PASSAGE _m low for payment, on additional materials needed to 

complete project. 


EFFECT OF NON-RASSAGE _ Failure to make complete payment for materials 


'^NEY INVOLVED (Direct costS/ ExPEf^iTURES, Savings) 


ASSFiHED TO OTIITTE fJdaUKS 































